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3 October 1958 


K&02U&DUR fO : i Contractda; Officer, DPS/DCI 
30&J1CT : IHAS of Project Aircraft 


1. It has boon deiemine'i that Ida Project should establish 
an XRA-- progron for all Project owned IWT**. 

2* In tho interest of consistency within tho U~2 program, it 
is desirable that tho Project aircraft f© thro©# IRAM when. having 
attained an ai rfrasSi/flf mat thousand hours* This is baaed on tha 
pract ice In tho PP G pro&raa as a result of a wataal agwwtaeet bc- 
and Lockheed Aircraft Corporation that on© 


thousand hoars would bo tho desireblo tduse at which IRAN would bo 


3. It is thorafor© requested that your offleo contact Lockheed, 
requesting a proposal for an IS AN provran i« connection with Project 
U-2 aircraft* For Projoct planning purpose* such a proposal a hoadd 
indicate the ^gproadjsate average tlas for HA5 of an aircraft* After 
an agreement has boon roaohod contractually, this off loo should be 
advised lr. order that a definite schedule can be established oonsis- 
toot with Project (Operational requirements. It la understood, of 
course, that ouch an ©irrational schedule will hare to be coordinated 
with Lockheed, in order to assure er. effective program* 


A* It is desired that tho m A* progrn s provide for the dlsas- 
scobly, inspection, repair and reassembly, further that ell out- 
standing soda be brought up to date and that the aircraft bo teat 
flown prior to return to tho project* 

*5* Attached ia a list ©f tho U-2 aircraft currently under the 
control of the Projoct, indicating serial umber, airfrstc hours 
and locations* This aay be of aosc help to Lockheed for planting 
purposes. 


CFW:m s (3 October 1958) 


Director of Materiel 

;>ps/dci 



0 & 1 -Addressee 

cc -Proj. Dir., DPS/DCI, cy 3 

- Dep Proj. Dir., DPS/DCI, cy 4 

- Wx of Ops., DPS/DCI, cy 5 
"ComptroHor , DPS/DCI, cy 6 

- SO Officer, DPS/DCI, cy 7 . 

- Dir. of Mat., DPS/DCI, cy^ 

■ -■- * «* . r 

- <u* OJ 7- 
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CHAL - 5346 
ATTACHMSSTT O'. 7. 


AIRCRAFT 

JOURS 

LOCATION 

343 

1094*15 

Kdwmrris 

358 

766*55 

n 

360 

731*00 

» 

344 

711:10 

« 

342 

709*10 

C 

351 

688*00 

Dftt. B 

352 

667*10 

D»t. 8 

353 

464*45 

a*t. c 

349 

474*25 

Icbmrda 

359 

461:15 

D*t. C 

355 

313*55 

DmU R 

367 

200:15 

D»t, 8 

378 

142*35 

Edwards 
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